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ACTION COME-OO 

INFO OCT-01 NEA-14 ISO-OO EB-11 SCI-06 NSF-04 AID-20 AEC-11 

NSC-07 INT-08 IO-14 RSC-01 DRC-01 /098 W 

089784 

R 090925Z IUN 74 
FM AMEMBASSY ABU DHABI 
TO SECSTATE WASHDC 1660 
INFO USDOC WASHDC 
AMEMBASSY KUWAIT 



LIMITED OFFICIAL USE ABU DHABI 0720 

EO 11652: NA 
TAGS: BEXP.TC 

SUB J : TENDER FOR ABU DHABI DESALINATION PLANT 
REF: STATE 115868 

1. BEGIN UNCLASSIFIED. CLOSING DATE FOR SUBJECT TENDER 
NOW JUNE 26. ACCORDING TO SOURCES IN DEPARTMENT OF WATER 
& ELECTRICITY (DWE), NO US COMPANIES, BUT FRENCH, 

GERMAN, U.K., AND JAPANESE (IHI AND MARU BENI) FIRMS HAVE RE- 
PORTEDLY PURCHASED DOCUMENTS. 

2. FOR FLOATING DESALINATION PLANT, ABU DHABI DEPART- 
MENT OF WATER AND ELECTRICITY (DWE) HAS SIGNED LETTER 
OF INTENT WITH WIER-WESTGARTH (UK) FOR 2 MGD UNIT TO BE 
PRICED BY NEGOTIATION, NOT BY TENDER. END UNCLASSIFIED. 

3. BEGIN LOU: EMBASSY APPRECIATES DEPARTMENT'S AND 
AQUA-CHEM’S VERY RAPID RESPONSE TO ORIGINAL REQUEST. 

FRANKLY, WE HAVE BEEN VERY DISAPPOINTED IN DWE'S 
FAILURE TO RESPOND TO AQUA-CHEM AND WE ARE STILL 
PRESSING THEM TO AT LEAST ACKNOWLEDGE RECEIPT OF 
THAT COMPANY'S ORIGINAL TELEX. AQUA-CHEM IS WELL- 
KNOWN AND WELL-REGARDED FIRM LOCALLY, BUT IN THIS 

CASE CONSIDERATION OF THE BOYCOTT OUTWEIGHED CONSIDERATIONS 
LIMITED OFFICIAL USE 
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OF QUALITY. 
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STERNER 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 09 JUN 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: smithrj 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974ABUDFI00720 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7401 48-0029 
From: ABU DHABI 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740662/aaaacavu.tel 

Line Count: 62 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION COME 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 

Previous Classification: LIMITED OFFICIAL USE 

Previous Handling Restrictions: n/a 

Reference: STATE 1 1 5868 

Review Action: RELEASED, APPROVED 

Review Authority: smithrj 

Review Comment: n/a 

Review Content Flags: 

Review Date: 21 AUG 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <21 AUG 2002 by boyleja>; APPROVED <20 FEB 2003 by smithrj> 

Review Markings: 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: TENDER FOR ABU DHABI DESALINATION PLANT 
TAGS: BEXP, TC 
To: STATE 
Type: TE 
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